Minimum Maintenance and Code Compliance - Continue to use exsting buildings as is. 



VISION 

Facilities Master 
k Planning 



Junior High 



High School 




* — 

Van Allen Elementary 



West High School 



Iowa City Community School District Facilities Master Planning 



4TJlrf C T-i- n'eafi'ch 7C 



BLDD 



■ARCHITEC 



Status Quo 



Minimum Maintenance and Code Compliance - Continue to use exsting buildings as is. 



Facilities Master 
Planning 





DESCRIPTION OF WORK | 

(See Physical Needs Assessment Report for complete description) B|| 




iw Const. 


eM 


1 


vjrvHUC 

ALIGNMENT 


PAPAPITY 
V/nrnul 1 T 


i \j i Hi- 
COST 

(in millions of 
dollars) 




CD 


< 


2 


M 




CI CMCMTADV CPUAAI C 

LLhlvlbN 1 AKY oUHUULo 




















DHDI Al IP CI CIV/I 


Minor repairs. 












i/ a 
K-b 


A R 1 

40l 


pU.UUo 


PHDAI 1 C PCMTDAI CI CIV/I 

UUKALVILLL ULlN 1 KAL LLLIVI. 


Accessibility renovations, masonry tuckpointing, Rooftop HVAC replacement. 


□ 








i/ a 
K-b 


obZ 


£/i a 
p4.b 


bAKINLK LLLIVI. 


Playground sod replacement, minor repairs. 












Ivb 


A A R 

440 


C:n i 


1— III 1 9 Fl FM 


New water source heat pump HVAC system, new ceilings, casework, interior lighting upgrades. 












r \ u 


1 OZJ 


^9 Q 


HDDVFR Fl FM 


Accessibility renovations, water source heat pump HVAC system, window replacement. 












K-Fi 
r\ u 


OUM- 




HORN Fl FM 


Accessibility renovations, interior lighting upgrade, classroom door replacement. 












K-Fi 
r\ u 


Ai n 


s)U. Zf 


KIRKWOOD Fl FM 
rMrxrwvwvyu r_i_r_ivi. 


Rooftop AHU VAV System, roofing replacement. 












r\ u 


ouu 


s)0.0 


1 CMMC CI CIV/I 

LLIVIIVIL LLLIVI. 


Window replacement, IT upgrades. 












i/ a 
K-b 


OOl 


pU.y 


LIINUULIN LLLIVI. 


Accessibility renovations, roof replacement, Fan Coil Unit HVAC system, window replacement. 












Ivb 


1 Q7 

lo/ 


p^.b 


i nMfrn i n\A/ n 
LUINbrLLLUW LLLIVI. 


Accessibility renovations, basement waterproofing, Fan Coil Unit HVAC System with Ventilation AHU, ceiling replacement, plaster repair. 












Ivb 


ZOO 


p4.U 


1 1 IP A C CI CIV/I 

LUUAo LLLIVI. 


Interior lighting upgrades, water source heat pump HVAC system, ceiling replacement, window wall replacement. 












i/ a 
Ivb 


ool 


Ci a n 


IV A A IV 1 IV 1 1"" 1 F" n A 

MANN ELEM. 


Accessibility renovations, basement waterproofing, fan coil unit HVAC system, plaster repair. 












K-6 


237 


$3.8 


r^i — IV I IV I 1 — 1 1 — n n 

PENN ELEM. 


HVAC System upgrade, carpet replacement, IT upgrades. 












K-6 


387 


$3.4 


r\i iinfli — i j i — i i — nfl 

SHIMEK ELEM. 


Roof replacement, Water Source Heat Pump HVAC System, ceiling replacement, interior lighting upgrades. 












K-6 


239 


$2.7 


t\ a i a i iv i i~~ i i~~ iv n 

TWAIN ELEM. 


Accessibility renovations, IT upgrades, Water Source Heat Pump HVAC System, window wall system replacement. 












K-6 


252 


$4.2 


\ / A l\ 1 Al 1 i — IV ■ i — 1 i — n fl 

VAN ALLEN ELEM. 


Clerestory window water infiltration repairs, minor repairs. 












K-6 


464 


$0.4 


1 1 II — r^| — i-v | — | | — nil 

WEBER ELEM. 


IT upgrades, interior lighting upgrades. 












K-6 


396 


$0.8 


i A II /~\ i/i i a n fl I — I I — it a 

WICKHAM ELEM. 


IT upgrades, gym floor repairs. 












K-6 


428 


$1.2 


i a i /~\ /~\ p\ i~~ i n - iv /i 

WOOD ELEM. 


Fan Coil Unit HVAC System, roof replacement. 


□ 








K-6 


408 


$3.3 


JUNIOR HIGH SCHOOLS 




















iv I riTi i /"v i — iv n~r*» a I 1 1 I 

NORTH CENTRAL JH 


Minor repairs. 












7-8 


636 


$0.2 


INUK 1 nVVLo 1 Jn 


Roof replacement, IT upgrades, interior lighting upgrades, VAV Air Handling Unit HVAC System. 












7 Q 
/-o 


oUD 




SOUTH EAST JH 


Accessibility renovations, HVAC system renovations, interior lighting upgrades, locker replacement, roof replacement. 












7-8 


764 


$9.8 


HIGH SCHOOLS 




















CITY HS 


Accessibility renovations, IT upgrades, Geothermal Heat Pump System, roof replacement. 


_ 










9-12 


1293 


$10.6 


TATE HS 


Minor repairs. 










9-12 


119 


$0.08 


TREC 


Masonry repair, VAV Rooftop HVAC System and Water Source Heat Pump, plaster repair. 










9-12 


126 


$3.2 


WEST HS 


Accessibility renovations, roof replacement, IT upgrades, HVAC system revisions & upgrades, electrical upgrades, window wall system replacement. 


J 










9-12 


1684 


$15.9 




2022-23 Projected K-12 Enrollment = 15372 




Total 


11883 


$97.1 



Iowa City Community School District Facilities Master Planning 
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Scenario 



1 Original Proposed Plan - 3 New 500 student elementary schools and additions to 9 elementary 
schools: Addtion to North Central Junior High: New 1000 student High School 



Elementar 



schools; Addtion to North Central Junior High; New 1000 student High School 

Junior High 



one 

VISION 

L Facilities Master A 
Planning 



High School 




New Elementary 



New Elementary 



New High School 



Iowa City Community School District Facilities Master Planning 
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Qr^^norirv 1 Original Proposed 
OUCl \<X\ IU 1 schools; Addtion to 



Plan - 3 New 500 student elementary schools and additions to 9 elementary 
North Central Junior High; New 1000 student High School 





nPQPPIPTION OP WORK 

(See Physical Needs Assessment Report for complete description of renovations) 
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TJ 
TJ 
< 


GRADE 
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PAPAPITY 

VvMrnv/l 1 T 


1 \J 1 ML 

COST 

V/V/v 1 
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CD 

or 
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dollars) 


CI CAJICMTADV C^UAAI C 

LLhlvlbN 1 AKY oUHUULo 




















DHDI Al IP CI CIV/I 

□UKLAUb LLLIVI. 


Minor repairs. 












K-6 


A R 1 


pU.UUo 


PHDAIX/II 1 L~ PCMTDAI CI CIV/I 

UUKALVILLL ULINI 1 KAL LLLIVI. 


Accessibility renovations, masonry tuckpointing, Rooftop HVAC replacement. 












K-6 


obZ 


€ A Q 

p4.o 


bAKINLK LLLIVI. 


Playground sod replacement, minor repairs. 












K-6 


A A R 

440 


oU.l 


1— III 1 9 Fl FM 


Mi iltmi iKnnco rnnm prlrlitinn Md\a/ \A/pfoK chiikpo hoat niimn NX/AO cx/ctom no\i\/ noilmcrc ppco\A/nrl/ intonnr licrhtincf iincrrarloc 
IVIUILipUl |JUoc lUUIII dUUIUUII. INcVV VVClLci bUUlUc Ileal |JUIM|J MvrAU oyolclll, llcVV Uclllllgo, UaocVVUl r\, llllcMUl MgllUllg UlJgiaUco. 










■ k-6 


1 RQ 

1 OZJ 


oo.o 


HDDVFR Fl FM 


Mi iltini irnnQP rnnm prlrltinn ArrPQQihilitv rpnnx/ptinnQ \A/ptpr Qniirrp hppt niimn H\/AP Q\/Qtpm \A/inrln\A/ rpnlpppmpnt 

IVIUILipUl pUoC lUUIII dUUUUII. MUUCoolUIII Ly 1 Cl lUVdLIUI lo, WdLci oUUlUc llcdl |JUIII|J nVMU oyolclll, VVIIIUUVv 1 C|JlaL/Cl 1 Id 1 L. 










1 K-6 


OUH- 


OU. 1 


HORN Fl FM 


ArrPQQihilitv/ KPnnx/ptinnQ intprinr licrhtincr iinoTPrlp rlpQQrnnm Hnnr rpnlpppmpnt 

MUUcoolUIIILy 1 CI lUVdLIUI lo, IIILcilUl llgllllllg UpgldUc, UldoolUUIII UUUI 1 C|JldUcl 1 Icl 1 L. 


- 










K-6 




1 .u 


KIRKWOOD Fl FM 
rMrxrWVWvyU r_i_r_ivi. 


Rnnftnn AMI 1 \/A\/ Q\/ctpm rnnfincf Konlaromont 
rxUUI LU|J nnU Vr\V OyoLclll, lUUIIIIg I cpidLcl 1 Icl 1 L. 










K-6 


OUU 


Q 

OO. zf 


LLIVIIVIL LLLIVI. 


Multipurpose room addition. Window replacement, IT upgrades. 










1 K-6 


QC1 

oDl 


5>i. y 


LMMUULIM LLLIVI. 


Multipurpose room addition. Accessibility renovations, roof replacement, Fan Coil Unit HVAC system, window replacement. 










■ K-6 


1 Q7 

lo/ 


Oo.O 


i nMfrn i n\A/ n 
LUINbrLLLUW LLLIVI. 


Multipurpose room addition. Accessibility renovations, basement waterproofing, Fan Coil Unit HVAC System with Ventilation AHU, ceiling replacement, plaster repair. 










1 K-6 


Zoo 


etc; n 


1 1 IP A C CI CIV/I 

LUUAo LLLIVI. 


Interior lighting upgrades, water source heat pump HVAC system, ceiling replacement, window wall replacement. 












K-6 


ool 


ClA 1 

^4.1 


MANN ELEM. 


IV fl 1 i ' 1 1 ' i ' A ' 1 ' 1 ' I l" 1 I I C f "1 ' I 1 IV / A /""\ i 1 i 

Multipurpose room addition. Accessibility renovations, basement waterproofing, fan coil unit HVAC system, plaster repair. 










■ K-6 


237 


$4.8 


r^l — IV I IV I 1 — 1 1 — n fl 

PENN ELEM. 


A 1 1 1 I " 'II A 1 1 Ii' I— \ i ■ 'III IV / A /~\ /~\ l 1 i 1 i 1 l~T 1 

Addition includes 4 classrooms and multipurpose room. Renovations include HVAC System upgrade, carpet replacement and IT upgrades. 










■ k-6 


487 


$8.1 


f\l I ■ n /II — 1/ 1 — 1 1 — n n 

SHIMEK ELEM. 


null* i i ■ i ■ i— \ r i iiaii r\ 11 ■ ■ — \ iiv/a /^v r\ ■ ■ i ■ i ■ ■ i ■ i ■ ■ i 

Multipurpose room addition. Roof replacement, Water Source Heat Pump HVAC System, ceiling replacement, interior lighting upgrades. 










■ k-6 


239 


$3.6 


"T\ AfAIIVI ^ 1 i~~ n IX 

TWAIN ELEM. 


IV fl 1 i ' 1 1 ' i ' A ' 1 ' 1 ' I l" IT 1 I A 1 I #*"\ 1 1 I r™\ 1 IV / A /"\ /"N i "| III 1 1 

Multipurpose room addition. Accessibility renovations, IT upgrades, Water Source Heat Pump HVAC System, window wall system replacement. 










1 K-6 


252 


$5.3 


V / A IV 1 Al 1 l~~ W 1 l~~ 1 i~~ w n 

VAN ALLEN ELEM. 


/-\ i i i i * r* 1 1 i * ■ 

Clerestory window water infiltration repairs, minor repairs. 












K-6 


464 


$0.4 


1 1 II — r^i — i-v | — ■ | — nil 

WEBER ELEM. 


IT upgrades, interior lighting upgrades. 












K-6 


396 


$0.8 


l A fl /~\ I/I 1 a n fl | — | | — n n 

WICKHAM ELEM. 


IT upgrades, gym floor repairs. 












K-6 


428 


$1.2 


WOOD ELEM. 


|~~ /— \ "III " i 1 IV /A /""\ /"V i CI i 

Fan Coil Unit HVAC System, roof replacement. 












K-6 


408 


$3.4 


NEW ELEM. 


New 500 student elementary. 












K-6 


500 


$14.5 


■vii — i a i I — I I — n /i 

NEW ELEM. 


IV 1 i — r\ r\ i | ■ | ■ 

New 500 student elementary. 












K-6 


500 


$14.5 


■vii — i a i I — I I — n fl 

NEW ELEM. 


IV 1 i — r\ r\ i | ■ | ■ 

New 500 student elementary. 












K-6 


500 


$14.5 


JUNIOR HIGH SCHOOLS 




















iv i /~\ r^^ni i /"\ i~~ iv itpa a i mi 

NORTH CENTRAL JH 


A I I ■ i ■ I I /-\ i i ■ i i r i ■ 

Addition includes 9 classrooms, library, and cafeteria expansions. 












7-8 


856 


$7.8 


i\ i /~\ t~\—t- i |i a ii — r\ ~r~ ii i 

NORTHWEST JH 


r 1 1 IT 1 "1 I'll" 1 WAWA'II II" ll'IIIWA /~\ f\ 1 

Roof replacement, IT upgrades, interior lighting upgrades, VAV Air Handling Unit HVAC System. 












7-8 


806 


$10.2 


QHI ITW FAQT IW 
oUU 1 n LMo 1 Jn 


AccessiDiniy renovations, nvAu system renovations, interior ngnting upgraaes, locKer replacement, root replacement. 










7-8 


/U4 


oiu. 1 


HIGH SCHOOLS 




















CITY HS 


Accessibility renovations, IT upgrades, Geothermal Heat Pump System, roof replacement. 












9-12 


1293 


$11.0 


TATE HS 


Minor repairs. 












9-12 


119 


$0.08 


TREC 


Masonry repair, VAV Rooftop HVAC System and Water Source Heat Pump, plaster repair. 


E 










9-12 


126 


$3.2 


WEST HS 


Accessibility renovations, roof replacement, IT upgrades, HVAC system revisions & upgrades, electrical upgrades, window wall system replacement. 












9-12 


1684 


$16.5 


NEW HS 


New 1000 student high school. 












9-12 


1000 


$52.0 




2022-23 Projected K-12 Enrollment = 15372 




Total 


14703 


$215.1 



Iowa City Community School District Facilities Master Planning 
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Enhanced District Plan - 3 New 500 student elementary schools and additions to 9 elementary 
schools; addtions to 3 Junior High Schools & City High; New 1200 student High School 



VISION 

Facilities Master 
k Planning 



Elementar 



Junior High 



High School 









Borlaug Elementary 



Coralville Central Elem. Garner Elementary 




Horn Elementary 



Kirkwood Elementary 
— 



Lemme Elementary 




Lucas Elementary 



Mann Elementary 



Penn Elementary 




Van Allen Elementary 



Weber Elementary 



Wickham Elementary 




New Elementary 



New Elementary 




Wood Elementary 



New Elementary 

| | Renovate 

PI Addition 

| | New Construction 



New High School 



Iowa City Community School District Facilities Master Planning 
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Scenario 2 



Enhanced District Plan - 3 New 500 student elementary schools and additions to 9 elementary 
schools; addtions to 3 Junior High Schools & City High; New 1200 student High School 



JA 



one 

VISION 






DESCRIPTION OF WORK 

L/LJvr\ir i ivsii v/i vvvsrvix 

(See Physical Needs Assessment Report for complete description of renovations) 


novate 




iw Const. 


TD 
O 
< 


GRADE 
ALIGNMENT 


CAPACITY 


TOTAL 
COST 

(in millions of 






CD 


< 


CD 




Q_ 






dollars) 


ELEMENTARY SCHOOLS 




















do.di ai \r* ri ri\/i 


Minor repairs. 












K-6 


A C 1 

451 


<*>n nnn 

$0,008 


AADrtl \ /1 1 1 V PrMTHAI I - 1 i — iv yi 

CORALVILLE CENTRAL ELEM. 


Accessibility renovations, masonry tuckpointing, Rooftop HVAC replacement. 












K-6 


or o 

362 


& A O 

$4.8 


GARNER ELEM. 


Playground sod replacement, minor repairs. 












K-6 


445 


$0.1 


HILLS ELEM. 


Discontinued use as a school. 


















HOOVER ELEM. 


Discontinued use as a school. Demolition costs shown. 
















$0.5 


HORN ELEM. 


Accessibility renovations, interior lighting upgrade, classroom door replacement. 












K-6 


410 


$1.0 


KIRKWOOD ELEM. 


Addition includes 8 classrooms and music room, library expansion. Renovations include rooftop AHU VAV System and roofing replacement. 










K-6 


456 


$8.0 


LEMME ELEM. 


Addition includes 6 classrooms, multipurpose room, and library. Renovations include window replacement and IT upgrades. 












K-6 


501 


$7.9 


LINCOLN ELEM. 


Discontinued use as a school. 


















LONGFELLOW ELEM. 


Addition includes 10 classrooms, multipurpose room, and administrative office. Renovations include accessibility renovations, basement waterproofing, Fan Coil Unit HVAC System 










■ k-6 


508 


$13.6 




Willi VcllllldllUII MnU, Celling it;pidLci llclll, dllU pidblci itipdir. 














1 1 IPAQ n FM 
LUL>Ao LLLIVI. 


itEo v\r\v i rr rrhi n rr i inrrconQC \ a/o"Hq v cni ikpq hocit rviimrv 1— l\ / A i c\ / cho m roi inrr kqh opomont \ a /i n H r\\ a / va/oII kqh opq m nnt 

iiiicriur iigiiiiiig upgiddcb, wdici buurcc ritjdi pump nvMU bybiciri, ccinrig rcpidCciritMii, wiiiuow wdii rcpiduciritjiii. 












K-6 


JOl 


<^A 1 


MANN ELEM. 


Multipurpose room addition. Accessibility renovations, basement waterproofing, fan coil unit HVAC system, plaster repair. 








■ k-6 


23/ 


54.8 


nrMM r~i i — iv /I 

PENN ELEM. 


Addition includes 4 classrooms and multipurpose room. Renovations include HVAC System upgrade, carpet replacement, and IT upgrades. 








1 K-6 


A O 1 

48/ 


&r o 

$6.2 


O l_l 1 1\ /I E~ 1/ ni niv/i 

bHIMLK LLLM. 


Addition includes 10 classrooms, multipurpose room, and administrative office. Renovations include roof replacement and Water Source Heat Pump HVAC System. 








1 K-6 


a on 

489 


i i r 

$11.6 


t\ a/aim t~ i t~ i\ /i 

1 WAIN LLLIVI. 


Addition includes 6 classrooms and multipurpose room. Renovations include accessibility renovations, Water Source Heat Pump HVAC System, and window wall replacement. 










| K-6 


a no 
4U2 


i n a 

$10.4 


\/AM AI 1 V M I - 1 1 — IV /I 

VAN ALLEN ELEM. 


Clerestory window water infiltration repairs, minor repairs. 













K-6 


a r a 

464 


c**n a 

$0.4 


\A/rnrn r~ i n i\/i 

WEBER ELEM. 


IT upgrades, interior lighting upgrades. 












K-6 


396 


c**n o 

$0.8 


\a/i^i/li a i\/i e~i l~i\/i 

WICKHAM LLLIVI. 


IT upgrades, gym floor repairs. 












K-6 


A OO 

428 


1 o 

$1.2 


\Mr\r\r\ ni ry 

WUUL) LLLM. 


ran Coil Unit HVAC System, root replacement. 












K-6 


a no 

408 


CO A 

$3.4 


Ml - \A/ I - 1 I — IV /I 

NEW ELEM. 


New 500 student elementary. 












K-6 


enn 

500 


$14.5 


Ml - \A/ I - 1 I — IV /I 

NEW ELEM. 


New 500 student elementary. 












K-6 


enn 

500 


$14.5 


NEW LLLIVI. 


New 500 student elementary. 












K-6 


500 


$14.5 


II IMIS\D |_l I/"* LI IAAI O 

JUNIOR HIGH SCHOOLS 




















NORTH CENTRAL JH 


Addition includes 12 classrooms and multipurpose room additions, library and cafeteria expansions. 












7-8 


c\or 

926 


c** i rv r 

$10.6 


M/"vrvri_i\ a/i - o~r 1 1 i 

NORTHWEST JH 


Addition includes 5 classrooms and cafeteria expansion. Renovations include roof replacement, IT upgrades, interior lighting upgrades and VAV Air Handling Unit HVAC System. 












7-8 


c\or 

926 


t"\ O A 

$12.4 


901 ITH FA9T IH 
Ovju i n Lno i jn 


Addition includes 7 classrooms. Renovations include accessibility renovations, HVAC system renovations, interior lighting upgrades, locker replacement, and roof replacement. 












7-8 


Q9Q 

ZfL-Zf 


^1 3 1 

s)l O.l 


HIGH SCHOOLS 




















CITY HS 


Addition includes 9 classrooms and multipurpose room. Accessibility renovations, IT upgrades, Geothermal Heat Pump System, roof replacement. 












9-12 


1593 


$17.1 


TATE HS 


Minor repairs. 












9-12 


119 


$0.08 


TREC 


Masonry repair, VAV Rooftop HVAC System and Water Source Heat Pump, plaster repair. | 


- 








9-12 


126 


$3.2 


WEST HS 


Accessibility renovations, roof replacement, IT upgrades, HVAC system revisions & upgrades, electrical upgrades, window wall system replacement. | 










9-12 


1684 


$16.5 


NEW HS 


New 1200 student high school 












9-12 


1200 


$56.1 




2022-23 Projected K-12 Enrollment = 15372 




Total 


15828 


$251.3 



Iowa City Community School District Facilities Master Planning 
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Scenario 



3 Minimize New Construction - Move 6th grade to Junior High, new 500 student elementary; new 
900 student Junior High School; additions to existing Junior and Senior High Schools 



Elementar 



900 student Junior High School; additions to existing Junior and Senior High Schools 

Junior High 



VISION 

Facilities Master 
k Planning 



High School 









Borlaug Elementary 



Coralville Central Elem. Garner Elementary 




Horn Elementary 



Kirkwood Elementary 
— 



Lemme Elementary 




Lucas Elementary 



Mann Elementary 



Penn Elementary 









Van Allen Elementary 



Weber Elementary 



Wickham Elementary 





Wood Elementary 



New Elementary 

| | Renovate 

PI Addition 

| | New Construction 



New Junior High 



West High School 



Iowa City Community School District Facilities Master Planning 
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Q/^OndKI/^ Q Minimize New Construction - Move 6th grade to Junior High, new 500 student elementary; new 
O U CI I CJ I I U O 900 student Junior High School; additions to existing Junior and Senior High Schools 





nFQPRIPTIftN HP WORK 

(See Physical Needs Assessment Report for complete description of renovations) 


CD 
■*—> 
CO 




■4— j 

CO 

c 
° 


T3 


GRADE 
ALIGNMENT 




i Vs i Hi- 
COST 

(in millions of 
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dollars) 


CI CMCMTADV CPUAAI C 

LLhlvlbN 1 AKY oUHUULo 
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Minor repairs. 
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A K 1 
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UUKALVILLL ULlN 1 KAL LLLIVI. 


Accessibility renovations, masonry tuckpointing, Rooftop HVAC replacement. 
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bAKINLK LLLIVI. 


Playground sod replacement, minor repairs. 
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HORN Fl FM 
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K-5 


OVJU 


Q 


LLIVIIVIL LLLIVI. 


Multipurpose room addition. Window replacement, IT upgrades. 










■ K-5 


OR 1 




LIINUULIN LLLIVI. 


Multipurpose room addition. Accessibility renovations, roof replacement, Fan Coil Unit HVAC system, window replacement. 










1 K-5 


1 Q7 

lo/ 


po.O 


i HMrrn i n\A/ n 
LUINbrLLLUW LLLIVI. 


Multipurpose room addition. Accessibility renovations, basement waterproofing, Fan Coil Unit HVAC System with Ventilation AHU, ceiling replacement, plaster repair. 
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Interior lighting upgrades, water source heat pump HVAC system, ceiling replacement, window wall replacement. 
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Multipurpose room addition. Accessibility renovations, basement waterproofing, fan coil unit HVAC system, plaster repair. 
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PENN ELEM. 


a i i ■ i ■ "ii f \ i 1 1 ■ r*» i" i i i ii / a f~\ r\ i i i i i i it i 

Addition includes 6 classrooms and multipurpose room. Renovations include HVAC System upgrade, carpet replacement, and IT upgrades. 
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SHIMEK ELEM. 
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Multipurpose room addition. Roof replacement, Water Source Heat Pump HVAC System, ceiling replacement, interior lighting upgrades. 
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TWAIN ELEM. 
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Multipurpose room addition. Accessibility renovations, IT upgrades, Water Source Heat Pump HVAC System, window wall system replacement. 
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VAN ALLEN ELEM. 


Clerestory window water infiltration repairs, minor repairs. 
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WEBER ELEM. 


IT upgrades, interior lighting upgrades. 
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WICKHAM ELEM. 


IT upgrades, gym floor repairs. 
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WOOD ELEM. 


Fan Coil Unit HVAC System, roof replacement. 
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NEW ELEM. 


New 500 student elementary. 
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JUNIOR HIGH SCHOOLS 




















NORTH CENTRAL JH 


Addition includes 12 classrooms and multipurpose room, library and cafeteria expansions. 
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NORTHWEST JH 


Addition includes 5 classrooms and cafeteria expansion. Renovations include roof replacement, IT upgrades, interior lighting upgrades, and VAV Air Handling Unit HVAC System. 
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SOUTH EAST JH 


Addition includes 7 classrooms. Renovations include accessibility renovations, HVAC system renovations, interior lighting upgrades, locker replacement, and roof replacement. 
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NEW JH 


New 900 student junior high. 
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HIGH SCHOOLS 




















CITY HS 


Addition includes 30 classrooms, practice gymnasium, and wrestling room, cafeteria expansion. Renovations include accessibility renovations, IT upgrades, Geothermal Heat 
Pump System, and roof replacement. 
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TATE HS 


Minor repairs. 
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Masonry repair, VAV Rooftop HVAC System and Water Source Heat Pump, plaster repair. 
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WEST HS 


Addition includes 27 classrooms, multipurpose room, and administration/health office, cafeteria expansion. Renovations include accessibility renovations, roof replacement, IT 
upgrades, HVAC system revisions & upgrades, electrical upgrades, and window wall system replacement. 
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2022-23 Projected K-12 Enrollment = 15372 




Total 


15482 


$219.8 



Iowa City Community School District Facilities Master Planning 



Lii=^ IrtTvpaM 
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Q/^OndKIO A ^ Feeder Alignment - Move 6th grade to Junior High; new 500 student elementary school; 
O U C I I a I I U H" additions to North Central. Northwest. & South East: new 1 500 student High School. 



Elementar 



additions to North Central, Northwest, & South East; new 1500 student High School. 

Junior High 



one 

VISION 

L Facilities Master A 
Planning 



High School 




Van Allen Elementary 



Weber Elementary 



Wickham Elementary 



Wood Elementary 



New Elementary 

| | Renovate 
|~| Addition 
| | New Construction 
Retire 



West High School 



+1500 





New High School 



Iowa City Community School District Facilities Master Planning 
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BLDD 



Q/^OndKIO A ^"5 Feeder Alignment - Move 6th grade to Junior High; new 500 student elementary school; 
O U C I I Cl I I U H" additions to North Central, Northwest, & South East; new 1 500 student High School. 
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(See Physical Needs Assessment Report for complete description of renovations) 
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Minor repairs. 
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CORALVILLE CENTRAL ELEM. 


Accessibility renovations, masonry tuckpointing, Rooftop HVAC replacement. 
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GARNER ELEM. 


Playground sod replacement, minor repairs. 
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Multipurpose room addition. New water source heat pump HVAC system, new ceilings, casework, interior lighting upgrades. 
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Multipurpose room addition. Accessibility renovations, water source heat pump HVAC system, window replacement. 
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Accessibility renovations, water source heat pump HVAC system, window replacement. 
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Koottop AHU VAV bystem, rooting replacement. 
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LEMME ELEM. 


Multipurpose room addition. Window replacement, IT upgrades. 
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LINCOLN ELEM. 


Multipurpose room addition. Accessibility renovations, roof replacement, Fan Coil Unit HVAC system, window replacement. 
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LONGFELLOW ELEM. 


Multipurpose room addition. Accessibility renovations, basement waterproofing, Fan Coil Unit HVAC System with Ventilation AHU, ceiling replacement, plaster repair. 
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LUCAS ELEM. 


Interior lighting upgrades, water source heat pump HVAC system, ceiling replacement, window wall replacement. 
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MANN ELEM. 


Multipurpose room addition. Accessibility renovations, basement waterproofing, fan coil unit HVAC system, plaster repair. 










■ K-5 


237 


$4.8 


PENN ELEM. 


Addition includes 6 classrooms and multipurpose room. Renovations include HVAC System upgrade, carpet replacement, IT upgrades. 
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$9.6 


SHIMEK ELEM. 


Multipurpose room addition. Roof replacement, Water Source Heat Pump HVAC System, ceiling replacement, interior lighting upgrades. 
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TWAIN ELEM. 


Multipurpose room addition. Accessibility renovations, IT upgrades, Water Source Heat Pump HVAC System, window wall system replacement. 
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VAN ALLEN ELEM. 


Clerestory window water infiltration repairs, minor repairs. 
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WEBER ELEM. 


IT upgrades, interior lighting upgrades. 
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WICKHAM ELEM. 


IT upgrades, gym floor repairs. 
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WOOD ELEM. 


Fan Coil Unit HVAC System, roof replacement. 
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NEW ELEM. 


New 500 student elementary. 
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JUNIOR HIGH SCHOOLS 




















NORTH CENTRAL JH 


Addition includes 24 classrooms, multipurpose rooms and library expansion. 
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NORTHWEST JH 


Addition includes 18 classrooms and cafeteria expansion. Renovations include roof replacement, IT upgrades, interior lighting upgrades and VAV Air Handling Unit HVAC System. 
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$21.6 


SOUTH EAST JH 


Addition includes 20 classrooms and multipurpose room expansion. Renovations include accessibility renovations, HVAC system renovations, interior lighting upgrades, locker 
replacement and roof replacement. 
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HIGH SCHOOLS 




















CITY HS 


Accessibility renovations, IT upgrades, Geothermal Heat Pump System, roof replacement. 
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TATE HS 


Minor repairs. 
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TREC 


Masonry repair, VAV Rooftop HVAC System and Water Source Heat Pump, plaster repair. 
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WEST HS 


Accessibility renovations, roof replacement, IT upgrades, HVAC system revisions & upgrades, electrical upgrades, window wall system replacement. 
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NEWHS 


New 1500 student high school. 
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2022-23 Projected K-12 Enrollment = 15372 




Total 


15583 


$231.5 



Iowa City Community School District Facilities Master Planning 
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Scenario 



K-6 Feeder Alignment - Retire 4 elementary schools; 3 new 500 student elementary schools and 
additions to 8 elementary schools; additions to 3 Junior High Schools; new 1500 student High School. 
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Iowa City Community School District Facilities Master Planning 
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■ARCHITEC 



Q/^OndKI/^ ^\ ^ feeder Alignment - Retire 4 elementary schools; 3 new 500 student elementary schools and 
O U U I I d I I U \J additions to 8 elementary schools; additions to 3 Junior High Schools; new 1 500 student High School. 






DESCRIPTION OF WORK 

(See Physical Needs Assessment Report for complete description of renovations) 
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BORLAUG ELEM. 


Minor repairs. 
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CORALVILLE CENTRAL ELEM. 


Accessibility renovations, masonry tuckpointing, Rooftop HVAC replacement. 
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$4.8 


GARNER ELEM. 


Playground sod replacement, minor repairs. 
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HILLS ELEM. 


Discontinued use as a school. 
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LEMME ELEM. 


Addition includes 6 classrooms, multipurpose room and library. Renovations include window replacement and IT upgrades. 








■ 


K-6 


501 


$7.9 


1 IMPAI M I~\ 1 — IV /I 

LINCOLN ELEM. 


Discontinued use as a school. 
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LONGFELLOW ELEM. 


Addition includes 6 classrooms, multipurpose room, and administrative office addition. Renovations include accessibility renovations, basement waterproofing, Fan Coil Unit HVAC 
System with Ventilation AHU, ceiling replacement and plaster repair. 
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LUCAS ELEM. 


Interior lighting uogrades water source heat duitid HVAC svstem ceiling reolacement window wall reolacement 

II 1 Lvl 1 \s 1 1 1 ^ 1 1 LI 1 1 ^ \A f-'Q 1 V-H \*A V> O j VVULUI O \s III vv 1 l\/U L f-S Ul 1 1 |s-/ 1 1 V 1 \ V-/ J V JLul 1 Ij uwllll 1 ^ 1 U|JIUV/V/I 1 IV^I ILj VV II l\J \J V V VVUII 1 O^/IWvul 1 lul lli 












K-6 


381 


$4 1 


MANN Fl FM 

IVIrMNIN LLLIVI. 


UlbUUI IUI WcU Uoc db d oUIIUUI. 
















PFNN Fl FM 

rL.ININ L.LL.IVI. 


AHHitinn innhiHpQ A rhQcrnnrriQ pnH mi iltini irnnQP rnnm Rpnn\/ptinnQ innhiHp H\/AP Q\/Qtpm imoTpHp nprnpt rpnlpppmpnt pnH IT imorpHpQ 
MUUIUUI 1 II lUIUUcb *+ Uldbbl UUI lib CIIIU 1 1 IUI LIUUl UUoC I UUI 1 1. rxtMIUVCiUUIIo II lUIUUc M vr\\j byblcl 1 1 Upgl ClUc, UdipcLicpiaLclllCllL, CilIU II Upgl CJUcb. 










r\ u 




JO. 1 


9HIMFK Fl FM 

OnMVIL.r\ L.LL.IVI. 


AHHitinn innhiHpQ R rhQcrnnrnQ mi iltini irnnQP rnnm pnH pHminiQtrptix/P nffirp Rpnn\/ptinnQ inrliiHp rnnf rpnlprpmpnt Wpfpr ^niirrp Hppt Piimn H\/AP ^\/Qtpm 

MUUILIUII IllUIUUcb O Uldbbl UUI 1 lb, 1 1 IUI LipUl pUbC IUUIII, dl IU dUI 1 III MbLI dLIVc UIIIUC. IxCl lUVdLIUI lb IIIUIUUc IUUI 1 CUIdUcI 1 Icl 1 1, VvdlCI OUUIUC ncdL lUllip nvnU OybLclll. 










r\ u 




^1 D Q 

jlUJ 


TWAIN Fl FM 

1 VvrMIN LLLIVI. 


AHHitinn inpliiHpc R rhccKnnmc mi iltmi irnnco rnnm pnH prt rnnm Rpnn\/pfinnc innliiHp annpccihihtx/ rpnn\/ptinnc IT i incfK^Hoc anrl \A/ptpr Qniimp Nppt Piimn N\/AO Q\/ctpm 
MUUILIUI 1 II lUIUUcb O Uldbbl UUI lib, IIIUIU|JUi|JUbc I UUI II, dllU dlL IUUIII. rxcllUVdLIUIIb II ILIUUc dUUcbblUIIILy icIIUVdUUIIb, II Upgl dUcb, dllU Vvdlci OUUlUc ncdL rUI 1 IU n Vr\L» OybLcl 1 1. 








r \ u 




^1 1 9 

jll.L 


VAN Al 1 FN Fl FM 

VAAIN AALLLIN LLLIVI. 


Olprpctnrx/ \A/inHn\A/ \A/pfpr infiHrpfinn kphpikc minnr kphpikc 
vylclcbLUiy VVIIIUUVV VVdlCl II IIIILl dLIUI 1 icpdllb, IIIIIIUl icpdllb. 










r \ u 






WFRFR CI pi\/| 
VVL.DL.r\ L.LL.IVI. 


AHHitinn innhiHpQ R nlpQQrnnmQ pnH mi iltini irnnQP rnnm PYnpnQinn Rpnn\/ptinnQ innhiHp IT imQrpHpQ pnH intprinr liQhtinQ imQrpHpQ 

MUUILIUII IllUIUUcb O UldbblUUIIIb dllU 1 1 IUI LipUl pUbc IUUIII CAUdllblUII. IxCl lUVdLIUI lb IIIUIUUc II UpgldUcb dllU IIILcilUl llgllLlllg UpgldUcb. 








K-Fi 
r\ u 


RQFi 


^6 7 


WIPKHAM Fl FM 

VV IvyfMlrMVI L.LL.IVI. 


AHHitinn innhiHpQ ^ rhQcrnnrriQ pnH mi iltini irnnQP rnnm PYnpnQinn Rpnn\/ptinnQ innhiHp IT imcrrpHpQ Q\/m flnnr rpnpirQ 

MUUILIUI 1 IllUIUUcb O UldbblUUIIIb dl IU 1 1 IUI LIUUl UUbC IUUIII cApdllblUII. IxCl lUVdLIUI lb IIIUIUUc II UPgldUcb, gyi 1 1 IIUUl Icpdllb. 










K-Fi 


JUO 


^A A 


WDOn Fl FM 

VVWUU l_LI_IVI. 


F?in Pnil 1 Init H\/AP ^\/Qtpm rnnf rpnl?irpmpnt 
rdii v^uii uiiil nvrAvy oyoLciii, iuui i cpiduci i ici il. 












r\ u 




^ A 


|\ip\A/ pi p|\/| 
INLVV LLLIVI. 


Np\a/ ROO cti iHpnt olomontan/ 
INcVV JUU bLUUcllL ClCl 1 Icl ILdl y. 












K-Fi 
r \ u 


JUU 


^1 A R 

s)lH-.U 


|\|p\A/ p| p|\/| 
INL.VV L.LL.IVI. 


Np\a/ ROD QtiiHpnt p|pmpntpr\/ 

INcVV JUU bLUUcllL ClCl 1 Icl ILdl y. 












K-Fi 


JUU 


OIH-.J 


|\|p\A/ p| p|\/| 
INL.VV L.LL.IVI. 


Np\a/ ROD QtiiHpnt p|pmpntpr\/ 

INcVV JUU bLUUcllL ClCl 1 Icl ILdl y. 












K-Fi 


JUU 


Cl A R 

OIH-.J 


IIINIOR HlfiH ^PHOOI 
jUMivsrv ni van ov/fiv/vLo 




















NORTH PFNTRAI IH 
iNWrv I n LfLlN I r\r\l_ jn 


AHHitinn innluHpc 1 rhccKnnmc pnrl mi iltini irnncp rnnm DYnancinn 
MUUILIUI 1 IllUIUUcb 1 L. UldbblUUIIIb dl IU 1 1 IUI LIUUl UUbc IUUIII cApdllblUII. 












/ o 


QPFi 


n Fi 


NORTHWF9T IH 
inwix i nvvL-O i jn 


Rnnf rpnlpppmpnt IT imQrpHpQ intprinr liQhtinQ imQrpHpQ \/A\/ Air HpnHlinQ 1 Init H\/AP ^\/Qtpm 

IxUUI 1 cUldUCl 1 Icl 1 L, II UPgldUcb, IIILcilUl llgllLlllg UPgldUcb, VMV Mil ndllUllllg uiiil nvnu OybLclll. 












1 o 


RDFi 

OUU 


jlU.L 


SOUTH EAST JH 


Accessibility renovations, HVAC system renovations, interior lighting upgrades, locker replacement, roof replacement. 
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HIGH SCHOOLS 




















CITY HS 


Accessibility renovations, IT upgrades, Geothermal Heat Pump System, roof replacement. 
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TATE HS 


Minor repairs. 
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TREC 


Masonry repair, VAV Rooftop HVAC System and Water Source Heat Pump, plaster repair. 
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WEST HS 


Accessibility renovations, roof replacement, IT upgrades, HVAC system revisions & upgrades, electrical upgrades, window wall system replacement. 
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NEW HS 


New 1500 student high school. 
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2022-23 Projected K-12 Enrollment = 15372 




Total 
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Iowa City Community School District Facilities Master Planning 
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Scenario 



7-9, 10-12 Alignment - Move 9th grade to Junior High; New 500 student elementary school; 
new 900 student Junoir High School, additions to 3 Junior High Schools & City High. 
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Iowa City Community School District Facilities Master Planning 
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Q/^OnOKI/^ C\ Alignment - Move 9th grade to Junior High; New 500 student elementary school; 

O L C I I d I I U U new 900 student Junoir High School, additions to 3 Junior High Schools & City High. 
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Planning 





nFQPRIPTION OP WORK 

(See Physical Needs Assessment Report for complete description of renovations) 
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Addition includes 6 classrooms and multipurpose room expansion. 
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Accessibility renovations, masonry tuckpointing, Rooftop HVAC replacement. 
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Addition includes 6 classrooms and library. Multipurpose room expansion. 
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Multipurpose room addition. Window replacement, IT upgrades. 
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Multipurpose room addition. Accessibility renovations, roof replacement, Fan Coil Unit HVAC system, window replacement. 
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Multipurpose room addition. Accessibility renovations, basement waterproofing, Fan Coil Unit HVAC System with Ventilation AHU, ceiling replacement, plaster repair. 
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Interior lighting upgrades, water source heat pump HVAC system, ceiling replacement, window wall replacement. 
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Multipurpose room addition. Accessibility renovations, basement waterproofing, fan coil unit HVAC system, plaster repair. 
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PENN ELEM. 
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Addition includes 4 classrooms and multipurpose room. Renovations include HVAC System upgrade, carpet replacement and IT upgrades. 
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SHIMEK ELEM. 


n a 1 1 1 i i ■ i ■ i— \ r i iiAfi r\ 11 ■ ■ — \ iiwa /^v r\ i ■ i ■ i ■ ■ i ■ i ■ ■ i 

Multipurpose room addition. Roof replacement, Water Source Heat Pump HVAC System, ceiling replacement, interior lighting upgrades. 
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Multipurpose room addition. Accessibility renovations, IT upgrades, Water Source Heat Pump HVAC System, window wall system replacement. 
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VAN ALLEN ELEM. 
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Addition includes 6 classrooms and library. Multipurpose room expansion. 
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WEBER ELEM. 
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Addition includes 6 classrooms and Multipurpose room expansion. 
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WICKHAM ELEM. 
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Addition includes 6 classrooms and multipurpose room expansion. 
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Fan Coil Unit HVAC System, roof replacement. 
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New 500 student elementary. 
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New 500 student elementary. 
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JUNIOR HIGH SCHOOLS 
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Addition includes 12 classrooms, library, and cafeteria expansions. 
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Addition includes 5 classrooms and Cafeteria expansion. Renovations include roof replacement, IT upgrades, interior lighting upgrades, and VAV Air Handling Unit HVAC System. 
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New 900 student junior high. 
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CITY HS 


Addition includes 12 classrooms. Renovations include accessibility renovations, IT upgrades, Geothermal Heat Pump System, and roof replacement. 
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Minor repairs. 
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Masonry repair, VAV Rooftop HVAC System and Water Source Heat Pump, plaster repair. 
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Accessibility renovations, roof replacement, IT upgrades, HVAC system revisions & upgrades, electrical upgrades, window wall system replacement. 












10-12 


1684 


$16.5 




2022-23 Projected K-12 Enrollment = 15372 




Total 
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Proposed Plan, New Alignment - Move 6th Grade to Junior High; 3 new 500 student elementary 
schools and additions to 6 elementary schools; additions to 3 Junior High Schools and City High. 
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Minor repairs. 
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Accessibility renovations, masonry tuckpointing, Rooftop HVAC replacement. 
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Playground sod replacement, minor repairs. 
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Multipurpose room addition. Window replacement, IT upgrades. 
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Multipurpose room addition. Accessibility renovations, roof replacement, Fan Coil Unit HVAC system, window replacement. 
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Multipurpose room addition. Accessibility renovations, basement waterproofing, Fan Coil Unit HVAC System with Ventilation AHU, ceiling replacement, plaster repair. 
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Interior lighting upgrades, water source heat pump HVAC system, ceiling replacement, window wall replacement. 
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Discontinued use as a school. 
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PENN ELEM. 
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Addition includes 4 classrooms and multipurpose room. Renovations include HVAC System upgrade, carpet replacement, and IT upgrades. 
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SHIMEK ELEM. 


Multipurpose room addition. 
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TWAIN ELEM. 


Multipurpose room addition. 
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Clerestory window water infiltration repairs, minor repairs. 
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WEBER ELEM. 


IT upgrades, interior lighting upgrades. 
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WICKHAM ELEM. 


IT upgrades, gym floor repairs. 
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Fan Coil Unit HVAC System, roof replacement. 
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New 500 student elementary. 
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New 500 student elementary. 
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New 500 student elementary. 
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JUNIOR HIGH SCHOOLS 
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Addition includes 12 classrooms, library and cafeteria expansions. 
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NORTHWEST JH 
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Addition includes 5 classrooms and cafeteria expansion. Renovations include roof replacement, IT upgrades, interior lighting upgrades, and VAV Air Handling Unit HVAC System. 
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Addition includes 7 classrooms. Renovations include accessibility renovations, HVAC system renovations, interior lighting upgrades, locker replacement, and roof replacement. 
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New 900 student junior high. 
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CITY HS 


Addition includes 12 classrooms. Renovations include accessibility renovations, IT upgrades, Geothermal Heat Pump System, and roof replacement. 
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Minor repairs. 
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Masonry repair, VAV Rooftop HVAC System and Water Source Heat Pump, plaster repair. 
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WEST HS 


Accessibility renovations, roof replacement, IT upgrades, HVAC system revisions & upgrades, electrical upgrades, window wall system replacement. 
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New 1200 student high school. 
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2022-23 Projected K-12 Enrollment = 15372 




Total 
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